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Message Text 


UNCLASSIFIED 

PAGE 01 MOSCOW 01969 130821Z 
21 

ACTION FBOE-OO 

INFO OCT-01 EUR- 1 2 ISO-OO A-01 /014W 

009477 

R 130713Z FEB 75 
FM AMEMASSY MOSCOW 
TO SECSTATE WASHDC 7153 

UNCLAS MOSCOW 1969 

E.O. 1 1652 N/A 

TAGS: ABLD, UR 

SUBJ: NEW EMBASSY COMPLEX 

REF: STATE 18209 

1. AMBASSADOR, ACCOMPANIED BY ARCHITECTS HELLMANN AND WEBER CALLED O 
N 

UPDK DIRECTOR, AMBASSADOR KUZNETSOV, FEBRUARY 12 AND PRESENTED 
PRELIMINARY DESIGN DRAWINGS FOR NEW EMBASSY COMPLEX. COVERING NOTE 
DELIVERED AT SAME TIME REQUESTED SOVIET REVIEW AND APPROVAL CALLED 
FOR BY SECTION III, PARA 2. A. OF AGREEMENT ON CONDITIONS OF 
CONSTRUCTION. 

2. KUZNETSOV ON ACCEPTING PLANS SAID HE WOULD ARRANGE URBAN 
PLANNING COMMISSION REVIEW ON FEB. 13, FOLLOWING WHICH DRAWINGS 
WOULD BE REFERRED TO MOSSOVIET (CITY COUNCIL) FOR FINAL APPROVAL. 

HE EXPRESSED DESIRES TO COOPERATE IN EXPEDITING REVIEW AND 
CONFIRMED SERIES OF MEETINGS SET FOR FEB. 13 AND 14 FOR DIS 
CUSSIONS QUESTIONS OF DETAIL BY US ARCHITECTS AND SOVIET 
EXPERTS INVOLVED IN PROJECT. MEETINGS WILL ALSO SERVE TO 
PROVIDE US REPRESENTATIVES OPPORTUNITY TO GATHER 
INFORMATION NEEDED FOR FURTHER DESIGN WORK, INCLUDING 
REVIEW OF AVAILABLE MATERIALS, PARTICULARLY RED BRICK FOR 
FACADE. 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 13 FEB 1975 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1975MOSCOW01969 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D750052-0363 
From: MOSCOW 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1975/newtext/t19750246/aaaabpil.tel 

Line Count: 50 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION FBOE 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 1 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: 75 STATE 18209 
Review Action: RELEASED, APPROVED 
Review Authority: CunninFX 
Review Comment: n/a 
Review Content Flags: 

Review Date: 01 MAY 2003 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <01 MAY 2003 by RuthemTJ>; APPROVED <23 JAN 2004 by CunninFX> 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
05 JUL 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: NEW EMBASSY COMPLEX 
TAGS: ABLD, UR 
To: STATE 
Type: TE 
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